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TAGS: BEXP,BFOL,BB 

SUB J : SPECIAL TRADE OPPORTUNITY 

REFS: (A) 75 BRIDGETOWN 1618 (CONTRACT "A"); (B) 75 
BRIDGETOWN 1619, (CONTRACT "B") 

1 . GOVERNMENT OF BARBADOS PROPSES TO AWARD CONTRACTS FOR 
EXPANSION AND IMPROVEMENT OF PORT OF BRIDGETOWN (DEEP WATER 
HARBOR) WHICH WILL PARTLY BE FINANCED WITH LOAN FROM INTER- 
AMERICAN DEVELOPMENT BANK. 

2. SUBJECT THIS TELEGRAM IS CONTRACT "D" - ON-SHORE FACILITIES - 
WHICH IS EXPECTED TO BE LET BY AUGUST, 1976. ESTIMATED TIME 
OF CONSTRUCTION IS ABOUT 17 MONTHS AND WILL INCLUDE: (I) A 
TRANSIT (CONTAINER) SHED OF STEEL FRAME CONSTRUCTION OR 
APPROVED ALTERNATIVE 400' LONG BY 143’ WIDE; (II) A TRANSIT 
SHED OF STEEL FRAME CONSTRUCTION OR APPROVED ALTERNATIVE 
400’ LONG BY 90' WIDE; (III) MODIFICIATIONS TO AN EXISTING 
TRANSIT SHED OVER AN AREA OF APPROXIMATELY 5,000 SQUARE FEET 
TO CREATE PASSENGER FACILITIES, A MAIL CENTER 

AND SIMILAR FACILTIES; (IV) PAVING, FENCING, GATEHOUSES, 

GRADING AND SIMILAR SITE WORK; (V) INSTALLATION OF SERVICES 
INCLUDING SANITARY FACILITIES, POTABLE WATER, POWER, LIGHTING, 
TELEPHONE AND DRAINAGE. 

3. IN ORDER TO BE CONSIDERED FOR PREQUALIFICATION, CONTRACTORS 
MUST BE FROM ONE OF THE FOLLOWING: (I) COUNTRIES WHICH ARE 
MEMBERS OF THE INTER-AMERICAN DEVELOPMENT BANK; (II) RF.T.A- 
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NATIONAL MONETARY FUND; OR (III) DEVELOPED COUNTRIES WHICH 
HAVE BEEN DECLARED ELIGIBLE BY THE BANK FOR THIS PURPOSE. 

4. CONTRACT "D" WILL BE AWARDED AS A SINGLE UNIT-PRICE 
CONTRACT BASED ON BILLS OF QUANTITIES. APPLICATIONS ARE NOW 
INVITED FROM CONTRACTORS WISHING TO QUALIFY FOR INCLUSION IN 
THE REGISTER OF CONTRACTORS TO BE INVITED TO TENDER FOR THE 
CONTRACT. ONLY CONTRACTORS WHO PRE-QUALIFY WILL BE INVITED 
TO TENDER. ADDITIONAL INFORMATION ON CONTRACT "D” AND PRE- 
QUALIFICATION DOCUMENTS AND QUESTIONNAIRES WILL BE PROVIDED 
UPON RECEIPT OF APPLICATIONS ADDRESSED TO: THE PERMANENT SECRE- 
TARY, PORT AMANGEMENT DIVISION. PRIME MINISTER'S OFFICE, OLD 
BAY STREET BOY'S SCHOOL BUILDING, BRIDGETOWN, BARBADOS, WEST 
INDIES. 

5. ALL COMPLETED PREQUALIFICATION DOCUMENTS AND QUESTIONNAIRES 
SHOULD BE RETURNED TO - THE CHAIRMAN, SPECIAL TENDERS COMMITTEE, 
LETTINGS NOS. 45 & 47, THE GARRISON, ST. MICHAEL, BARBADOS, 

WEST INDIES NOT LATER THAN 4:30 P.M. BARBADOS' TIME ON WEDNESDAY, 
MARCH 31, 1976. APPLICATIONS REACHING ADDRESSEE AFTER THAT TIME 
AND DATE WILL BE RETURNED. ALL CONTRACTORS WILL BE NOTIFIED IN 
WRITING OF THEIR SUCCESS OR FAILURE TO PRE-QUALIFY, AND SUC- 
CESSFUL CONTRACTORS WILL BE INVITED BY APRIL 1976 TO TENDER. 
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